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MUCCXCIHs 


INTRODUCTION. 


THE Affociation for the Improvement 
of Roads through South Wales originated trom the neceſ- 
ſity of ſome conſiderable exertion to retain the benefit of 
the Eſtabliſhment of Pacquets from Milford to Water- 
ford. 

It appeared an object of general benefit to South 
Wales, not only to Commercial Situations, but to the 
Landed Property in general, and to be fo unconnected 
with local or general politicks, that it was determined, 
by three or four Gentlemen, to invite the co operation 
of the Gentlemen in South Wales, in the attainment of 
this object. 


It was. obvious that if a fund could be obtained to 


follow up proceſſes of law, (when abſolutely neceſſary) 
A and 
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and that Gentlemen, acting on patriotic principles, de- 
cided on the exiſtence of that neceſſity, Dittricts would 
prefer the employment of their money in the repair of 
their Roads to expenſive Suits at Law. It has been no 
part of the object of the Aſlociation to harraſs by new 


' ſpeculations or oppreſſive ſuits, but to call the attention of 


all perſons to the principle and practice of the law; to 
remind them that Lurnpikes raiſe the quota for the re- 
pair of Roads on Travellers, and the General Highway 
AR, on Lands.— The Truſts, or Commiſſions, are com- 
poſed of perſons of property in the County and Diſtrict 
through which the Turnpike Roads paſs; but it is too 
common a caſe for a ſmall number of Truftees, who are 
creditors, to qualify for the purpoſe only of ſecuring their 
intereſt, and to neglect or miſapply the ſurplus in unne- 


ceſſary ſalaries, or improvident contracts: whereas if 


Gentlemen of property would qualify and direct the aE- 
counts of - receipts and diſburſements to be printed an- 
nually, and diſtributed to all the Commiſſioners named in 
the Act, the merit or demerit of management would ap- 
pear, and the example of good management. might be 
more likely to extend to neighbouring diſtricts, | 


The difference for good or bad management of Com- 
miſſioners of Turnpikes affects materially the landed pro- 
perty, and renders the unavoidable inequality of the bur- 
then more unequal, as appears by comparing the honeſt 
legal proceeding of enlightened Commiſſioners, with that 
of 1gnorant or intereſted Commiſſioners. 

* 
The enlightened Commiſſioner knows that he is Truſtee 
to the Creditors, who lend money on the Security of the 
Tolls, 
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Tolls. His firſt duty is to pay them their intereſt, He 
is alſo Truſtee to the public. He cannot honeſtly give 
the ſurplus to unneceſſary eſtabliſhments, nor give one 
ſhilling to the Creditors above legal intereſt. The ſurplus 
is the property of the Diſtricts, and ought to be applied 
to the repair of the road, in aid of the ſtatute labour, 
according to the beſt judgment of the Commiſſioners ; 
until the whole road becomes fo good, that the ſtatute 
labour may, in a great meaſure, keep it fo, and the ſurplus 
may then be applied to the payment of the debt, and in 
time to lower the 'Tolls. "The diſcretionary powers of the 
Commiſſioners over the application of the ſurplus of the 
Tolls after paying the intereſt to the creditors, when pro- 
perly employed, may correct, in a great degree, the un- 
avoidable inequality of burthen, which ariſes from the ac- 
cidental direction of the road. In many inſtances the road 
may extend the length of two miles in a pariſh, which 1s 
poor, and in other inſtances a large and opulent pariſh may 
not have more than one hundred yards: or the road being 
the boundary of two pariſhes, may be entirely in the 
poorer, and the richer pariſh enjoy the advantage of the 
road without any charge whatever. Theſe unavoidable 
inequalities of burthen require every degree of allevia- 
tion. 


The enlightened Commiſſioners, on paſſing their annual 


accounts, decide on the beſt diſtribution of the ſurplus, ac- 
cording to the ſtate of repair, and the ability of the diſ- 


tricts. If the different pariſhes will compound and pay 


their quota to the Commiſſioners, they follow their plan 
of repair with their own road maker. Bat if they 
wil" not compound, the Commiſſioners convene the Sur- 

A 2 veyars 


4 1 

vors of the diſtrict to receive the proportion allotted to 

em ſeverallu, requiring them to apply it according to a 
plan of forming, ſtoning, and covering laid down; alſo 
informing them, if the allowance given is not ſuſſicient 
to repair their road, that they muſt make ſome parochial 
arrangement to complete it, or they will be compelled by 
an order from the juſtices, at the Quarter Seſſions, to levy 
a full rate for that purpoſe. When the Inhabitants of Dut- 
tricts ſee that the Commiſſioners account fairly with the 
Creditors and with the Pariſhes, they become ſenſible ot 
cf the juſtice of the demand on them, and they find it 
their intereſt not to contend againſt a legal one: but 
when the Commithoners are ignorant or intereſted, they 
miſapply the ſurplus of the Tolls ; and the Pariſh Sur- 
vevors miſapply the ſtatute labour, the Country and the 
Traveller are equally defrauded, and are obliged to pay 
Toll for an inconvenient or ill- made road. The land-owner 
having let his lands ſubject to rates, leaves the tenant to 
conterd againſt all contributions to road making, as a- 
gainſt a new impoſition: whereas the tenant long Ha- 
bituated to bad roads, and knowing that the burthen has 
been little, concludes it will continue to be fo, and ſcarce- 
ly takes the repairs of roads in the calculation of his 
rent; many think that CommMioners are bound to repax 
all the roads within their Truſt ; but this complication of 
error is Cleared away, when the miſmanagement of Truſ- 


tees, and the neglect of Pariſhes, reduce the turnpike 
road to that ſtate which juſtifies a preſentment. The te- 
nants then are obliged to pay for their own neglect, and 
for the miſmanagement of the truſtees; and are too often 
encouraged by little practitioners of the law, to litigate, 

| and 
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and add the expenſes of a ſuit to the repairs of the road, 
frequently to their rum. | 


No part of the law being more clear than that which 
relates to highways, it is obvious that litigations can only 
be kept alive by the want of geographical knowledge of 
the extent of diſtricts, or pariſhes, and of the uſages of 
the diſtricts in the repair of their roads. It became there- 
fore the firſt object of the Aſſociation to order an actual 
ſurvey and map of the whole road from Gloceſter, and 
from the Severn paſſage to Milford, on a ſcale of one foot 
to a mile : and tor the accommodation of the Subſcribers, 
the ſame has been reduced to the ſcale of two inches to a 
mile, and is now publithed., 


The Aſſociation at their laſt meeting directed a letter 
to be addreſſed to the Juſtices of the Aſſize, and of the 
Peace, to ſolicit their co-operation ; and to bring the ſub- 
jet completely before them, thought it expedient to print 
the Survey and Eſtimate of the repairs wanting in the 
year 1790, which will ſhew how ſmall a ſum, proportion- 
ably to the extent, would procure the benefit of good roads 
to the country, and accummodation to the traveller. It 
will appear, by comparing the Eſtimate with the preſent 
ſlate of the roads, that many diſtricts have diligently ex- 
erted themſelves in conſequence of the notices from the 
Aſſociation; but it is obvious that ſome diſtrict& will not 
attend to their duty to the public, without compulſion. It 
is therefore hoped, that the influence cf the Gentlemen, 
whom the Aſſociation now perſonally addreſs, will avert 
we neceſſity of legal proceedings againſt the refractory. 


The 
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The Abſtract of the proceedings, which is annexed to 
the eſtimate of the neeeſſary repairs, will ſhew, that al- 
though the Aſſociation means to exert every power of the 
law, to compel the perfect repairs of the great Turnpike 
communications through South Wales, that they have 
given every preliminary notice, and offered every con- 
ciliatory meaſure, to ſolicit thoſe accommodations which 
they have a right to demand, and which they are deter- 
maned to obtain, 


| 
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A 


Rev. James Gough Aubrey, Aberpergwm. 
B 
Earl of Bute, Cardiff Caſtle. 
C 
John Campbell, Eſq. Stackpole Court. 
Mr. Charles Collins, Swanſea. \ 
D 
Lord Biſhop of St. David's, Abergwilly. 
Mr. Rhys Davies, Swanſea. 
| E 
Thomas Eaton, Eſq. Swanſea. 
Mr. Richard Edmunds, Ogmore. 
F. 
John Franklin, Eſq. Lanmihangle. 
Mr. Richard Foley, Haverfordweſt. 
| G ; 
Right Hon. Mr. Greville, King's Mews. 
e 
Sir William Hamilton, K. B. Naples. 
George Hardinge, Eſq. Bedford Square, 
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Calvert Richard Jones, Eſy. Place Houſe. 
N 
Edward King, Eſq. Marino. 
L 
Thomas Lewis, Eſq. St. Pierre's. 
John Lucas, Lſq. Stouthall. 
| M 
Sir Herbert Mackworth, Bart. Gnoll Caſtle. 
John Morgan, Eſq. Tredegar. 
John Meyrich, 1.14. Buſh. 
Robert Morris, Elq. Swanſea. 
John Morris, Eſq. Clutzmont, 
Mr. James Marment, and Mail Coach Proprietors. 
D - 
Gabriel Powell, Eſq. Gellyhir. 
Richard Phillips, Eſq. Swanſea. 


R. 
Alexander Raby, Eſq. London. 

8 
Ralph Sheldon, Eſq. Sketty Hall. 

y 


Thomas Manſell Talbot, Eſq. Margam. 
John Kemeys Tynte, Eſq. Kevenmably. 
Mr. Philip Thomas, Swanſea. 

V 
John Vaughan, Eſq. Golden Grove. 

W 
Thomas Wyndham, Eſq. Dunraven Caſtle. 
Mr. John Weeks, Briſtol, 
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PROCEEDINGS, 
SAKEN FROM. THE 
BOOK OF RESOLUTIONS: 
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At a General Meetins held at the Muctwarth Arms 
* 


at Swanſea, on ] November 2d, 1789, pur- 
7 


Ig” 2a * „ n 6 
ſuant 17 Et 17 LEUT AUVEYT}EME tits 


SOUTH WALES. + 


SK E diſpatch and continuance of the conveyance of 
the Mail, by Coaches from Briſtol to Milford Haven, in 
the courſe of correſpondence with Ireland, being of the 
greateſt importance to the parts of South Wales through 
which it paſſes, and the improvement of that line of road, 
an object greatly to be deſired, as well by the land 
proprietors as travellers, a meeting is requeſted to take 
place at the Mackworth Arms at Swanſea, on Monday the 
2d of November next, of ſuch Gentlemen of the counties 


B of 
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et Monmouth, Glamorgan, Carmarthen, and Pembroke, 
who are willing to enter into an Aflociation for the pro- 
{-cution of all the. ſeveral pariſhes and other diſtricts, 
«here the road now is, or at any tune hereafter ſhall be, 


out of repair. 


JOHN MORRIS, Etq. in the Chair. 


It was Reſol ved, 

\ 

SN 
Tnar that the quick conveyance of the Mail from 
London through Briitol to Milford Haven, and by th 
Pacquets from thence to Waterford, with the accommoda- 
ton thereby given to Paſſengers to travel with equal 
quickneſs and ſecurity, has already proved of gcueral 
benefit to that line of country in South Wales through 
which the Mail paſſes, and promiſes very important fu- 
ture advantages to the Landed and Commercial Intereſts 


therein. 


TararT the acknowledgment of theſe benefits. be con- 
veyed to the Treaſury and Poſt Otice, with the requeſt of 
this Meeting that they will continue. their protection and 
farther aid to the enlarged ſcale of Pacquets, in tuch de- 
gree as they ſhall tluni neceſſary to give permanency to 


the eltablilkment, 


Ta the Right fHlonourable Charles Francis Greville, 


8 
who has declared kunt if willing to promote the principles 


of this All ciation, be deſired to communicate the laſt 
mentioned 


— 


n 


mentioned Reſolution to the Lords of the Treaſury and 
the Poſtmaſters General. 


Tu Ar it is incumbent on the different diſtricts by every 
exertion to render the roads not only fafe but commodious, 
to encourage paſſengers to frequent this communication 
with Ireland, and alſo to give a proſpect of indemninca- 
tion to thoſe who may apply money to build or improve 
Inns, and provide accommodations for the reception of 
thoſe who may reſort to South Wales for buſineſs or plea- 
ſure. 


TH#ar in the opinion of this Meeting the ſuperintend- 
ence of ſuch an extended line of road, will be more ef- 
fectual and leſs expenſive by the Genlemen of the different 
counties in which the road lies, acting as a collected body 
on a regular plan, than if they ſhould act with double 
zeal individual, without the advantage of a plan of ge- 
neral Aſſociation. 


Tur an Aſſociation be formed for the amendment 
and preſervation of roads, and for the repair, improve- 
ment, and coaltruction of bridges. 


Trar this Aſſociation ſhall be called, The Sov Tu 
Walks ASSOCIATION, FOR THE IMPROVEMENT OF 
RoaDps. 


Tnar a Subſcription be opened for the purpoſes of 
hn 
tus Aſſociation. 


Tua the following be the form of the Subſcription. 


B 2 SOUTH 


SOUTH W.\LES ROAD SUBSCRIPTION. 


WE whoſe names are hereunto ſubſcribed, do promiſe 
to pay to William Rees or order, the ſeveral fums by us 
herein fot dawn oppolite to our reipective names, at the 
times, in che proportions, and fur the purpoles, herein ex- 
preſſed, that ig to ſay, one-fourth of the ſeveral ſums on 
demand, and the remainder in ſuch proportions and at 
ſuch times as ſhall hereafter be notiſied to thc ſaid William 
Rees, or by order in writing by John Campbell, Eſq. John 
Vaughan, Eſq. Thomas Manſel Talbot, Eiq. John Kemeys 
Tynte, Eiq. John Meyrick, Eſq. Robert Morris, Eſq. 
John Morris, Eſq. Gabriel Powell, Eiq. and Thomas 
Lewis, Etq. or any three of them that thall firſt ſo notify 
the ſame, for the purpoſe of being laid out by the ſaid 
William Rees, or order, to the uſes to be expreſſed in 
ſuch notification. 


JE y —» Q 
Swaintca, Nov. 2, 1789. 


That the Subſcription Money be paid into the Swauſea 
Bank. | 


That the Subſcribers of C. 5, or upwards, form the 
Members of this Aſſociation, 


That the firſt object of this Aſſociation, and the only one 
until further conſideration, ſhall be to obtain a complete 
amendment of the road from the New Paſſage to Hubber- 
ſton, with an amendment of the road from Chepſtow to 


Glouceſter, in order to afford a branch of additional com- 
munication with London. 


That 
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That one dr more Surveyors ſhall be appointed to map 


the road under the attention of this  Atociuution, to notice 
what parts are out of repair, in what reſpect deficient, and 
the coil. on elimation of putting the lame in repair, 


That a ſlate of the different bridges be reported, and 


* 


any nuiſances that may appear in any part of the road. 


That ſo much of the road, as ſhall be reported to be 
out of repair, be immediately pretented on the view of 


ſome Jullice of the Peace, or otherwile proſecuted, 


That indictments be preferred for bridges that are in a 
bad condition. 


That the Members of this ATociation, in the Commiſle. 
fon of the Peace, be requeſted to view and preſent ſuch 
parts of the road, as to them ſnall appear 
pair. 


dele dire in re- 


That the Tnhabnants of the different difrifts that are 


proſecuted, be immediately informed that upon their en- 
tering into any engagements of proper {ecurity, that the 
road within their limits ſhall be repaired, to the ſatisfac- 
tion of the Surveyor appointed by the Ativciation, within 
the ſpace of ũx montlis, {uch diitriQ thall be freed ſrom all 
law expenſe what ſoever, ailing from ſuch protecution, 

That the Jubſtance of the Reſclutions of this Meoting 
be communicated to the publick in the form of an adver- 
tiſement. 


That 


That the Gentlemen whoie names are mentioned in the 
ſubſcription paper for the purpole of directine the funds 


of this ſubſcription, or any three of them, be entruſted to 


. = | 5 ! EY wie «a » * a "7 
Car into effect Li1C Pietent Reſolutions, and e<STITLLTIUCE II &. 


committee. tor that and other purpolcs of the Ailociation 
until farther order at a General Mecting tor controling. 


altering, or adding to the lame. 


That Mr. William Rees be appointed Clerk of this Aſ- 


ſociation. 


That a General Meeting of the Members of this Aſ- 
ſociation be held at this Houſe, on the ürſt Monday in 
January next at two o clock in the aftexnoon, or earlier if 
called together by the Chairman. 

(Signed by Order of the Meeting) 
JOHN MORRIS, Chairman. 


At ſeveral General Mectings held purſuant to Adjnurne 


3 88 oy 
ment, the following Reſalutions Were entered tuts. 


Ir appears, that the zeal already ſhewn by the Members 
of chis Aſſociation for the improvement of the line of com- 
munication by Swanſea to Ireland through South Wales, 
has been followed by a liberal encouragement from Go- 
vernment to the undertakers of the Milford and Water- 


ford Pacquets, ſo as to give a proſpect of permanency to 
the eſtabliſhment, and has cauſed exertions to be made by 
ſeveral 


2— — 
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ieveral of the diſtricts bound to repair the road; which af- 
fords a reaſonable preſumption that a perſeverance in ex- 
ertions has not only a proſpect of being ſeconded by Go- 
vernment, but of meeting with complete ſucceſs in obtain- 
Þ * * A 3 1 * 7 

ing athorough repair of the road. 


Mr. John Williams of Margam, land- ſurveyor, having 
been appointed, with proper afliſtants, to Map the poſt road 
from Glouceſter and the New Paſſage to Swanſca, and 
obſerve and collect evidence of the condition and obliga- 
tion to repair the ſame, it is expected this ſurvey will be 
completed in the courſe of a few days: and Mr. Charles 


Haſſall, of Haverfordweſt7 being employed for the fame 


purpoſe from Swanſea to Milford Haven, and having 
already made a beginning, the concluſion of the whole 


may be expected in a few weeks. 


At the next Meeting will be taken into conſideration 
the propriety of publishing in copperplates of a pocket 
iize, the whole of the road from Glouceſter and the New 
Paſſage to Milford Haven: 


It being repreſented that Neath Bridge 15 out of repair 


and in a dangerous ſtate, the deitruction of which would 


be a very great empediment to the conveyance of the 


mail by coxChes, as Tell as other travelling in this line of 
road, the moſt active eps will be taken to enforce the 
repair thereof, and the condition of all other bridges out 


of repair will be particularly attended to. 


As a connexion between the Gentlemen in the different 
counties will be the ſureſt method to obtain a general yood 


3 ſtate 
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ſtate of the roals, the ſubſcription to this Aſſociation is 
deſia red to be generally handed to the Gentlemen of pro- 
perty in the ſeveral counties where the road within the 
purview of this Atioctation lies. 


Jan. 4, 1759. 


A Survey of the road from Milford Haven to Swanſea 
having been made by Mr. Charles Haſſall, of Haverford- 
welt, land-ſurveyor, and from thence to tlie New Paſſage 
and Gloucetiter by Mr. John Williams, of Margam, land- 
ſurveyor, containing particulars of the ieveral defects of 
repair in the ſame; 


Reſolved, That a circular letter be ſent to the ſurveyors 
of the ſeveral district to the following elect 2— 


« The South Wales Aſſociation for te Improvement 
of Roads, have had a Report made them of the ſtate of 
the different roads leading from Glouceſter and the New 
Paſſage to Milford Haven, by which it appears, that a 


number of yards of road within your diftrict are out of re- 


pair, the particulars of which are ſubjoincd. 


« The Aflociation, having nothing in vidw but the ge- 
neral benefit, earneſtly intreat that you will be among the 
firſt to ſet an example of improvement; and that, as the belt 
ſeaſon for road work is now arrived, that you will pro- 
cccd to remedy the detects pointed out without delay. 


They truſt you will not conſider this communication 

; 2 Jp 

as any threat, as they have no intention of enforcing the 
laws, 


| 
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but with the greateſt mildneſs and attention to the ſitua- 
tion of every diſtrict, though they do mean to be ſteady to 
the great object of their inſtitution, the promoting an ef- 
fectual repair of the Poſt Roads through South Wales. 


* You are requeſted to be particularly attentive to de- 
liver notices, according to the encloſed form, to the dif- 
ferent borderers and occupiers of land within your diſtri, 
for the cleanſing of ditches and planting of hedges as by 
law required, which is a matter of the firſt importance to- 
wards repairing and keeping in repair every high road.” 


General Aiſtract of the Survey, excluſive of Fridges. 


| Number of | Numb. out Amount. x 
50 Miles Yds | ot repair, 
Miles Yds I. 4. 


Pembrokeſhire - » - | 24 890 20 835 965 16 11 
Carmarthenſlure . 


1 
' 
2 


12132 3341906 5 5 
Glamorganſhire - 56 88639 7701772 8 9 
Monmouthſhire - 28 817 2661558 6 10 
Glouceſterſhire 


- ha 1041 | 21 813 3054 10 8 
| 


In order to render it obſervable to travellers in what 
diſtricts the defects of repair now or hereafter may exiſt, 
and for other purpoſes of the Aſſociation, 


— 


Reſolved, That a Map of the whole road be engraven, 
and that the manner of finiſhing the ſame be left to the 
judgment of Mr, Haſſall. 


July 8, 1790. 


C | : Tus 


Tur greateſt part of the Turnpike Road in Carmar- 
nſhire hetween Pontardvllis and Kidwelly, being fo ex- 
remely bad that it is not paſſable without conſiderable 
difficulty and danger, and ſome part of it even leſt in its 


. . — y ? 
original fate, fo as never to have been amenced or al- 


J 


tered within the memory of man; 

Reſolved, That the diſtricds liable to this repair be im- 
mediately proſecuted by preſentment or indictment, and 
that theſe ditricts where the road has been ſo totally ne- 
glected be procceded againſt in the molt rigorous man- 
ner. 


That the Surveyors belonging to this Aſſociation make 
a perambulation, and report the ſtate of the different 
roads, at the end of every ſix months. 


That the roads mentioned by the different Members of 
this Atfociation to be out of repair, be immediately at- 
tended to. 


That the bills for ſurveyirg and mapping the roads 


within the purview of this Al.ociation be ſettled with the 
Cittcrent ſurv eyors. 


hat the occupiers of land within the diftrit of Roath 
and Cardict be called upon to make their ſeveral bridges 
ſafe, and put up guide poſts and rails on the ſides of the 
caulcways, to prevent en to travellers. 


— 


That 
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That the occupiers of land liable to the repairs of Neath 
Bridge be called upon effeRually to repair or rebuild the 
ſame. 

Jan 22, 1791. 


Tue Minutes of the former Meeting being read, the 
original ſurvey and the firſt plate of the reduced ſurvey: 
were produced and approved. 


Reſolved, That the publication of the reduced plan be 
completed without delay, in order that the Members of the 
Aſſociation, and alſo Gentlemen travelling the roi, may 
be enabled to communicate all obſervations which may 
be likely to promote the objects of this Aſſociation. 


That ſuperintendance of Gentlemen having property 
adjoining the great Road, or diſtricts contiguous thereto, 
would greatly promote the objects of the Aſſociation, 
by completing the repair of roads through the diſtricts in 
which their intereſt lies. 


Reſolved, That this Meeting will individually exert 
themſelves in the diſtricts in which they have property, 
and will endeavour to obtain the co-operation of their 
friends. 


That all Gentlemen who incline to ſuperintend ox 0 
direct their Stewards to ſuperintend, any particular diſtrict, 
hall, on application to the Clerk of the Aſſociation, be 

C2 furnithed 


EC 00-1 


furniſhed with a copy of ſuch part of the laſt Report of 
the Surveyors, as may relate to the ſaid diſtrict, 


That on a repreſentation that the perſonal exertions of 
Gentlemen in their ſeveral diſtricts require the aid of le- 
gal proceedings, the ſame ſhall be conducted by the Af. 
ſociation out of their general fund. 


That it will be expedient to appoint 2 Solicitor in Lon- 
don to conduct the ſuits in the higher courts. 
May 14, 1791- 


Copy of a Letter ſent to the Surveyors of the ſeveral diſ- 
tricts of Iſooed Hamlet, Langennech Pariſh, Bewick 
Hamlet, Weſtfa Hamlet, Borough Hamlet, Lanelly, 

Hamlet of Penderryn, Outifsity, Kidwelly, and Borough 
Liberty Kidwelly, Carmarthenſture, a 


S1 n, 


The Noblemen and Gentlemen of the South Wales Af. 
ſociation for the improvement of roads, being determined 
that good roads ſhall be made wherever the Mail Coach 
paſſes, am directed by them to inform you, that thoſe 
in your diſtrict are out of repair, and that they expect 
you to attend to them immediately. 


The Aſſociation 1s deſirous to avoid enforcing repairs 
by having recourſe to legal proceedings (which mutt ne- 
ceſſarily be attended with conſiderable expenſe to them on 

| Whom 
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whom the repairs lie) but if I do not hear from you ON 
this buſineſs on or before the ſixth day of November next, 
I am directed to adopt mfaſures which I hope you will 
prevent for your own va You will pleaſe to addreſs 
your anſwer to Meſſrs. Bevan and Mudge, Lincoln's Inn, 
London. 
Þ am, Sir, 
. HE VA. 


Solicitor to the Atfociation. 
Lixc'vrix's Inn, 5 
30 Ort. 1791. 


| 


[t was reſolved, 

That circular Letters be fent in the name of the Mem- 
bers of this Aſſociation, to the Judges of Aſſize, and to 
the ſeveral Gentlemen in the Commiſſions of the Peace 
for the counties of Glouceſter, Monmouth, Glamorgan, 
Carmarthen, and Pembroke, to requeſt their influence 
and aſſiſtance to promote the improvement of the great 
lines of communication by Turnpike Roads through their 
ſeveral counties, and to aſſure them that any local infor- 
mation tranſmitted by letter to Mr. William Bevan at 
Swanſea, Clerk of the South Wales Aſtociation for the 


Improvement of Roads, will be attended to and thank- 
fully received. | 


That the letters from the ſeveral Surveyors of the roads 
between Swanſea and Carmarthen having conveyed aſ- 
ſurances of conſiderable ſums having been laid out in the 
repairs of the roads within their ſeveral diſtricts, and the 


ſame 


2 


ſame having been viewed by a Member of this Aſſocia- 
tion, who has reported, that particularly in the diſtri 
between Pontardylas and Kidwelly much effectual re- 
pair had taken place, and that the farther completion 
of it had actually been contracted for ; and that the ſame 
in a leſs degree appeared between Kidwelly and Carmar- 
then; therefore directions ſhall be ſent to the Solicitor of 
this Aſſociation to ſuſpend, till farther orders, all proceed- 
ings at law againſt the ſaid diſtricts, and that the Clerk 
do communicate this reſolution to ti ſeveral ſurveyors. 


The Turnpike Road between Carmarthen and Tavern 
Spite being in a very indifferent ſtate, reſolved, That the 
diſtricts liable to this repair be immediately proſecuted by 


preſentment or indictment. 


Dec, r, 1791. 
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HUCBBERST@S PARISH. 


The road near the Hakin requires forming 
Requires fericing on the r:ght hand 
Require brave n2 all the vay 

To be cot lorry and wider about 
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HARBRANSION 


HARBRASNSTON PARISH. 


Requires ſome holes to be filled up and hard 
pravelled 
Requires hallow to be filled and gravelled in 
gencial - 


\ 
b, 


ROBBESTON WEST PARISIL. 


Requires gravelling in general, and in many 
pla. ti the road ist o narrow. and O0ugnt > 
to bc laid out at Tie ends [ 

Requires gene Val ie rs, and gravelling \ 
with hard matcr;als 


N Ait! 


— — 
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WALWYNS-CASTLE PARISH. 


Requires hollows to be filled up and 

Requttes 10 dig up And re K . 
tones, fpread them on the road wich 
tinall gravel over them 


rravelle. 
ys | 


14e 


— — 


STAINTON PARISIL, 


A few tones to be broker, KC, 
A few holl. ws want fillin» 

Requues gravelling 
A tew large ftones requires to be dug up and | 
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— 


brake — 
Requires ſtones to be dug ug and broke, and ? 
the üdes ut the road pared of. 8 


N. B. This part of the road is rather to. 
narrow, avd 1t will be proper IG lpread th. 
broken lvnes towards the fades 
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STAINTON PARISH Continued. 


Brought forward — — — 
Requires ſome torming and gravelling 
Stones to be dug up and broke, and hollow filled 
A water courte acrots the high way, n 
thould be kept trom injuring the road 
by a covered gutter — J 


JOHNSTONE PARPISII, 
Requires covering with hard gravel; has} 


been lately done with toit rabb J 
Requires filling hollows and gravelling 


SAINT THOMAS PARIHT, 
Hamlet of St. Thomas. 
Requires ſome ſtones to be broke, and gra-] 


velling — — 


Requires digging up aud breaking — 


liones — 
A new covered gutter wanted — 
A new covered gutter wanted — — 
A mall ſpace of road requires widening 
Requires a new covered gutter — 
A new double gutter required 
Requires Jigging up and breaking ſome ſtones 
Require: to be la:d out Wider — — 
A new covered gutter wanted — 
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SAINT THOMAS PARIS II. 


Requires the pavement to be mended 
From the foot of Marland hill to Herlin'+ 
bridge, Richard Wright, Eſq. has lately ercct. 
ed a wall ſome feet farther iato the road thai 
the uſual fence, by which the paſſage is ſ. 
ſtraightened as to render it very inconvenient 
tor carriages to pals, 
Requires a covered gutter — 
Requires hollows to be filled up, and the 
ſides of the road ſlopped and gravelled 
in general 5 
Requires a covered gutter 
Requires large ſtones breaking; hollow to 
be filled and gravelled in general 
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PRENDERGAST PARISH. 


Requires general repairs —— 


Ta the town of Haverfordweſt nuiſances are 


1 | 11 13 4 


very common, even in 


the principal ſtreets, rubbiſh is very frequently laid by perſons repair- 


ing houſes, &c. and is ſuttered to remain for 


rick of travellers paſting through the town. Dunghills are frequently 


carried into the fireet and left there all night. 


many days to the great 


N. B. The only effectual accommodation which the town of Haver- 


fordweſt can give to the publick is, by 


making a new road by 


the River to the Priory and Rope Walk to join the pre- [ | 
fent road at Merlin's Bridge, which will avoid the hill en- 


tirely. 


USMASTION 
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USMASTON PARISH, 


Requires gravelling 
Requires gravelling and ſome new forming 
A deep ditch on the left ſhould be filled up 
Requires gravelling in general, and ſome 
places ſhould be levelled out from the 
centre of the bridge, which is too high 
and narrow 
Moiety of repairs of Deep Lake Bridge 
A picce of ground on the right hand has 
been lately incloſed cloſe up to the fide of the 
road by Mr. James Bevans 
Near Cartlet turnpike Lord Milford 1s 
now erecting ſome new houſes three feet 
cloſer to the road than thoſe lately ſtanding 
there, by which the road is ſtraightened in a 
part that was rather narrow before. 


SLEBECH PARISH. 


Deep Lake Bridge requires raifing 
the Battlements, and lengthen- > Moiety 
ing both ways — 

Requices ſome large ſtones to be dug up and 
broke, ſome hollows to be filled, and 
in ſome places a lirtle gravelling 

A gutter wanted to carry off the rain water 
from the ſouth fide of the road 

A quarry requires fencing with a wall 

Requires a new covered gutter 

Ditto — 

Requires gravelling in general, and ſome 
places widening, the materials from the 


Requires a new double covered gutter acroſs 


—̃ —p— 


HH 6 53 +» 
© © BE 
009 0% 


LLAWHADEN 
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LLAWHADEN PARIS!IHT. 


Requires gravelling and ſome new forming 
Fe julres a covered gutter 
Ihe welt end of Canaſton bridge requires 

widening and the parapet extegecd 
The Battleme:nts require raiſing "4 


; 


——— — 
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ROBBESTON WATHAN PARISH. 


Requires to be laid out wider from the centre 
and gravelled ; 

Requires ſome hollows to be levelle 

Requires holes to be filled aud l in 
ger . | 

A coerced gutter required 

Require Sling ap hollows and new formine 

R aun! es to be lai 4 out wider, the ==} 


— 


eing too h. gh and narrow in the mid 
Fry ot the road, allo requires gravelling 
Requires filling a few hollows 
Req 1 res a Cuvered gutter 
Moicty ot new bridge 
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NARBERTH PARISH. (North Diviſion.) 


Requ:res a new bridge 12 feet arch Moiety 
Requires gravelling 
Mr. John Crann to make a covercd gutter 
acroſs the road, or fill up the open one 
he now maintaias there 
A gutter wanted 


Ditto 
Requires to be raiſed in the middle and ga- 
veiled —— 


Requires a new bridge of 2 arches 9 feet 
each, with extended parapets 

Requires ſome forming and gravelling 

A new gutter required 

Ditto 
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NARBERTH PARISH. {South Diviſion.) | 


Requires gravelling 
A new covered gutter wanted 
A new Bridge Moicty 
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LAMPETER VELFREY PARISH. 


Requires a new bridge 12 feet arch—- Moiety 

Mr. Davies has a covered garter acrols the 
road over a water courſe, which is too ſhort, 
and ought to be lengthened from hedge to 


the night lately by the wheels {ſlipping off thi 
gutter. 

Requires gravelling * 
Requires a covered gutter 
Requires gravelling 
Ditto 
Requires a new covered gutter 
A gutter requires lengthening 
Requires gravelling 

Requires a new covered gutter 
Ditrs 
Ditto 
Requires gravelling 

A bridge wanted, 12 feet arch 
Requires gravelling 

A new covered gutter required 
Requircs gravelling 

A new covered gutter required | 
Ditto 
Dito 
Requires to be — and filled 
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hedge.—Grithths's waggon was overturned 0 
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» SPY 


Sa and EGLW YSCYMIN 
PARISHES. 


New gutter required 

Requires ftones breaking, ruts fil s filling, — 
general levelling 

Guter wants repair 

Requires holes filling up and 2 breaking 

Requires raiſing in the middle 


LLANDOWO& PARISH. 


Requires levelling and gravelling in general 

New covered gutter wanted 

Requires filling up ruts and gravell:ng 4 
general 

A garter wants enlarging 

Requires forming and gravelling 

Two bridges wanted — 

Requues gravelling — 


LAUGHARN PARISH. 


Requares cleaning off the mud and gravelling 
A new covered gutter required 

Requires a 9 foot arch over the brook 
Requires gravelling 


SAINT CLARE'S PARISH. 


Requires ſecuring at the ſides of the road by 
walls 5 

The bridge requires new paving 

Requires ge n re oped — 
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LLANVICHANGEL 


LLANVIECR ANGEL ABERCOWYN 
PARISH. 
(The Grange 1 


Centre b-idge requires an additional arch, 
and the battlements raifed at the coun- 


ty charge 3 
7 1 
A covered gutter wanted — 
Ditto 
Requires ſtones to be broke, holes „ filled up, 
and gravelling — 


Requires a thorough repair 


LLANVICHANGEL ABERCOWYN 
PARISH. 
PENUCHARPLWYDD Diviſion. 


Requires many holes to be filled, large? 
ſtones broke, and gravelling in general 

A new bridge required 9g foot arch by 21 

And the road requires raifing at the ends 

A bridge requires new battlements 

Requires to be rebuilt of ſtone, and the north 
parapet raiſed to guard againſt floods, $ 
included in the above expenſe 


MEYDRYM PARISH (Vaynor.) 


Pontcowyn bridge; this is a wooden bridge 
and is as * mon, ſhould be built of} 
ſtone 


olety — 
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MEYDRYM PARISE. 


The large ſtones require to be dug up and 

broke 
Holes require filling up and gravelling 
A new gutter required | 
A new double gutter reguired, with the 
: road well filled at — end b 
Road requires to be made 6 feet wider, be- 6 
| ing now only 12 feet in width 


A new bridge required 


Moilcty 


, MERTHYR PARISH. 


A new bridge required. Moiety 

Ditto 

Requires filling up holes and gravelling 

Meciety of a new gutter 
- 


— 
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SAINT PETER'S PARISH. 


broke, holes to be filled and gravelled 
in general 

A covered gutter required Motety 

A bridge, the parapets require raifhng 

A covered water courle requires gravelling 


In many places requires flones dug up 10 


on both ſides 

An arch wanted to carry off floods 

A new gutter wanted | 

Requires holes to be filled and gravelling 

Requires breaking ſtones and glavelling in 
lome places 

A covered gutter wanted 

Puto the hill between to be thrown my 
theſe gutters 

A. covered gutter required and the hollow 
Alled up 
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1ilNT PETER'S PARISH Continucd. 


; Brought forward 
Requires breaking large tones and gravelling 
Nattlements of a bridge want railing 
A covered gutter wanted 
equires breaking lome ſtones and gravelling 
Requires repairing leveral places 


LLANG\W NNOR PARISH. 
Requires gravelling — 
Requires widening and gravelling 
Requires ſtones dug up and broke, holes 
filled, and gravelling 

A bridge here requires new battlements, | 
21 perch of wall at 75 

Requires part of the cautway to be repaired, 
and part of the road to be gravelled 


PYBOR BRIDGE only nine feet wide, re- 
parable by the County of Carmarthen, 


Raiſins the road three feet and new paving 
Requires walls on each fide of cauſway tour 
feet high, 120 perch wall at 7s 


LLANDEVEILOG PARISH. 
Kilmarch Hamlet. | 
Some holes require filling and ſtones breaking 
Requires ſome thones breaking, fome holes 
hlling, and ſome gravellſug 
The welt parapet requires to be raiſed, and 
the eaſt one repaired 
Requires to have the weſt parapet extended 


at the ſouth end, to guard againſt t eb 


ptecipree 
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LLANDEVEILOG PARISH Continued. Z 3 ; 
1 
Kilmarch Hamlet. — - 
. d | 1 $  & 
Brought for ward — —7 103 14. 2 
A covered gutter requires lengthening Y — 1 10 80 
A piece of the hedge on the lett ſhould be WD 9 pe 
taken o to widen the road | $ 
A covered gutter requeres lengthening _ 7 2 139-0 
A wall thoul.! be built to guard againſt = 
* — 9 © @® 
piecipice 40 perch at 45 64 | ANT She 
| r 
LLANDEVEILOG PARISH. | 6 
K ydplywdd Hamlet. 
Holes want filling and ſome gravelling * 16 19 6 
Requires new forming and gravelling 451] $} x5 0 
_ Requires ditto ditto 440} ic 18 6 8 
Requires forming and gravelling 1584 J 5 16 3 
Zorue tones require to be dug up and broke, 
and the road in general requires nol 706] 6] 17 13 0 
velling 7 = 
A gutter is choaked——requires repairs — o 15 
A hill of gravel requires lowering as it be-? e NSA I 
comes wanted for repairing the road 7 8 
Llandeveilog Prriſh Ae Hamlets) —8 — © 0 0 
All good — — | ml | „ © 
74 911 
KIDWELLY PARISH, 
Borough Liberty. 
At this gutter the water flows in for t + 
fupply of the inhabitants of this fircet ; 
owing to too great a flow of water the high 
way as much injured ; a gauge of 3 inches 
r ſhould be put acroſs the wa | 
courſe; and the ſpare water turned into a dif-| | 
2 — 22 1 | 
equires ſome ones to be broke, and 
gravelling in general : * 3 
Requires fencing again the hollow place 2 o 6 $ 
Requires feacing a dangerous hollow on the 
; zight hand road ö 12 3 1 10 © 
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- A new covered gutter wanted 
Requires to be filled up and paved 


* Requires 


A new bridge —NMoiet 
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KIDWELLY PARISH Continued. 
Boruugh Liberty. 


| Brought forward 
Requires widening and repairing 


A new covered gutter wanted 


Reyuires tÞ be widened and repaired 
e paving * 
Requires ſome holes to be new paved 


Requires widening —now only 16 feet 


uires forming and gravellin 
N double =_ gutter — 4 
A narrow place wants widening 
Requires gravelliogen general 
A hollow on the right require: fencing 
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KIDWELLY PARISH, | | | 
Out-hberty, 
Spuddor's bridge requires the pavement to Shel” Ba 
be mended ; the ſtones in the track of the þ | 540ft 1 
wheels being moſtly looſe and une ven | 1 : 
A new bridge required—Mciety — T7 oe 
Requires gravelli g 3517 916 5 
From Spuddor's bridge wet ward is only 12 | 
feet wide, requires widening and gra- > | 264 py 8 
velling Po 
513M 54 16 0 
PENBREY PARISH. 
Landyry Hamlet, | E 
Requires: velling — 374 12 FT 2 
Requires — and gravelling in general ſr2 got "62-170 0 
Woodcock bridge—(the parapets of this Be: ISS 
bridge require to be rebuilt 24 perch, — — 6-0 0 
at 88 | 5 
: Hamlet of Pendryn. | g 
Requires widening 8 feet and gravelling 830 t 6 62 5 „ 
A gutter requires to be lengthened each way | —| —| 0 0 
E 2 Carried forward 143 14 4 
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PEAXBREY PARISH Continued. 
Hamlet of Pendryn. 


Brought forward 
Di the; require filling on both fides of the 
way, aud the water ſhould be turned 
- ento vi tterent Channels 
The road is © a very bad Pate, requires le- 
-  yelfinr, holes to be led, and gravel- 
lng in general = 
Tir this part wpwards of half a mile of road. 
is rather narrow in fome I only r 5 feet 
tron nedge to he -dge : but as it paſſes over hard 
rn4terials and the tences are e with ſtanes, 
LJeannot tay it is abſolutely neceflary to widen 
the road. 
Ri quires gravelling = 
An encroachinent by a wall eret-d in front 


of Mr. Herbert Lloyd” s cottare conflaes the 


Cai [mage away to 16 teet in wiach. 


Requires gravelling weſtward 


A precipice to the right wants fencing, and 5 


the raad requires to be made mraigbt 
The new bridge aturelaid 


Moiety 


LLANELLY PARISH, 


Borough Hamlet. 


Requires à new bridge 12 feet diameter by 
214 in wikth —— Mo' ety 

Er every thing—is quite bad 

Gravelling —— 

Reguires formiog and gravelling 

Aww covered gutter requverrd 

The water ty rhe river, and tne gravel above 
the bridge ſhould be cleared away fu 
tnat the water may pats through Lac 
bridge more tier); 

L'anelly bride 1s in goud repairy 12 ſcet in 
wultb, the road 2! ach cud of tuts 


! ] . 1 8 1 * K E , C 
bridg mould be railed in order to con- 0 
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Req: res rain and pay iis — 
: b as * 
Real res thoveiiing tus uud of ud grabellin: 
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LLANFLLY PARI3H, af 1 a 
Weitia Hamlet. — — oo oo 
„ 01 £4. 4 
Re jvuires many holes to be filled and level! - 6} a8 
led, allo gravelling in general 1 „ 
A new bridge wanted with exrended para- | 
pets raited to as to eaſe the alcent each a —j 5 @ 0 
way— Moaiety 
A new bridge required, arch 12 feet by 21 — 13:08 
A new covered gutter required — 5 2 1 
A new bridge Moiety — — a: 
Grav-lling — — 198 8 6 12 © 
Ane covered gutter required — — 3 8 
Daven bridge requires rebuilding _ al 232. 0 8 
Requires breaking great ones and gravelling | 8144 1c) 33 18 4 
N 3 


LLANELLY PARISH, 
Berwick Hamlet. 


Requires a new covered gutter 
Ditto 
Requires gravelling and floping the ſides 
Requites gravelling 

Wants breaking ſome ſtoncs 


— — — — 


— 


8 
LLANGENNECH PARISH. 


A new cavered gutter wanted 

D. co : 

Keguires to have the mud taken -olf and to 
be completely grevelled 

A new bridge required 14 feet diameter 21 
in width 

Requiics an entice new road through the 
Iaads of Sir ohn Steprey and others 


A new bridge requires 49 yards long, ol 


— 


feet wide att clear, and two arches 
Of t ; tect G:ancter each 
Requires. w.dering the Carriage way and 
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LLANEDT 
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LLANEDY PARISH, 
Iſcoed Hamlet. 


: 


Requires filling holes and gravelling 
A gutter only 12 feet wide ſhould be made 18 
"A kill 25 be lowered as gravel for the road 
A hollpw on4he lett hand wants fencing, 
- and the road widening ) 
A new covered gutter wanted 
Ditto à double one — 
Requires a new covered gutter | 
„lo required an additional arch at the 
yourh end, the prefent bridge being cs 
ſuſſicient to take the water 
Tan bridge requires repairing the parapets, 
and lengrhening 15 yards at the north 
end, and 25 yds. at the ſouth end, in 
order to guard againſt floods which 
waſh away the road 
Requires lowering a hill and breaking ftones 
Requires gravelling to this place 
Requires widening at this place 
Motety of the bridge 


LLANDILOVACH PARISH. 
| Gwv nlats Parce!l 


This bridge is only eight feet in breadth, 

Rattlements and cauſway out of repair, alfo 
the ſtarlings decayed— Moicty 

Requues gravelling 


Requires covering 

Duo — 

Requires throw ing off the mod and gravelling 

A gravel pit on he leit requires tencing 

Kutlaver——By keeping an open water courſe 
acrots (<1\copiinge it) 

Requires gravelling 

Kkequires iaking up and breaking fone large 
tancs and filing holes 

Requires taking ep and breaking large | 
Koucs and gravelling | 
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LLANDILOYACH 


Ce. ww vs li. 


Throughout Pendery divigon large ones 
to be taken up and broke 
Wants widening 
Hollow ditch on the right wants filling, and 
the water turned another way 
Requires widening 
New covered gutter wanting 
Requires widening 
New gutter wanted 
Thu bridge only 12 f.6 in, wide in the clear, 
the N. parapet wants repair, and both 
arapets require to be extended at the 
V. endl g teet 
A new bridge wanted 21 f. wide by 12 f. 
diameter 
A deep ditch on the right wants filling, and 
the water turned into a ditterent courſe 
A gutter wanted, and the hollow filled 
Bridge, one moicty—21 f. by 4 f. wide 


- SWANSEA PARISH. Wes Part. 


Bridge, one moiety—21 f. by 4 f. vide 
Covered gutter wanted 
Gravelling 


ST. JOHN*s PARISH. Web Part. 


Bridge wanted 


Covered gutter wanted 
Gravelhng 
Puro 


Covered gutter wanted—One moiety 


SWANSEA PARISH. Eaft Part. 

Breaking down large ſtones and covering 

Covered gutter wanted 

Requires widening by taking down right 
band * 


(99 ) 
LLANGEV ALACH PARISH, 
Pendery Divifion. | 
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FRANCHISE 


( 49 ] 


FRANCHISE OF SWANSEA, 


1 


Digging up, and breaking large ſtones, and 5 


torming the ſides — 
Cravelhng — 
Dito 

SWANSEA PARISfI. Eaſt Part. 
Raiſing and gravelling 
Gravelling — 


Covered gatter 
Raifing 2 feet to clear the pond of water 


$$. 
2267 
285 

5 1 £ 5. 4. 
$49 23 6 5 


ST. JOHN's PARISH. Ead Part. | 


A hill to be lowered, as occaſion requires, to 
gravel the other parts of the road 


Gravelhug , 1 18 6 
New covered gutter | © 1.10 
Forming a new road $ 33: © 
Pulling down and renewing 4 perch of hedg. 

ing. at 28. 6d. © 10 „ 
Widening 6 perch land, at 31. an acre, 

30 years purchaſe — 2 4. S 
Gravelliug — a 
Ditto — 110 © 
Ditto — 4 8 0 
Extra labour and forming +l 1 10 @ 
Summit of a hill w be lowered, and the hol-? 

low filled up 3 feet cach — : J 13 4 
A covered gutter — | =_ #7 

| 19 18 5 
LLANGEVALACH 


12 


LLANGEVALACH PARISH. 
Nature of Repairs in the Lower Diviſion of 


CLASE. — — 
Sn &:*% 4 
A cove ter — 14 © 
— — e iT * 
A covered gutter — + 1 53 0 
Sravelling — o 14 $8 
Requires s covered gutter . 
Sravelling — — o 13 6 
G6 — S.& © 
Gravellin — 3 10 @ 
Large . to be dug dug up and broke oO 12 © 
Gravelling 22 
—_— and gravelling the weſt id fide of wy Ty 
—— gravelling — i -3 8 
| 15 22 11 
Entering LANSAMLET Upper Diviſion on 
Wychtree Bridge. d 
W 9 7 gravelling, being 154 yards 317 © 
Wants digging up, and docking down the large | | 1 
_ — gravelling, . 232 yards at | 414 © 
. ar E 
Wei „ being 27 yards at ar 4dps per yard © 3 © 
An arch wanted © 18 © 
A covered gutter wants legtdoning 3 f. on ſouth end 0..3 2 
Wants forming and 63 being 114 yards 5 18 © 
at 4d per yard 
Wants ditto, being 66 yards at 44 pe per yard 3 
A gutter wants to be covered o 18 © 
The road being too narrow, taking down and 
erecting the fence a-new, being 74 yards at 8 
a 
Wants digging up, and breaking down the large 
| _ and gravelling, being 240 yards at 30 © 
yard — 
zts forming, being 161 yards, at 1-halfpeny o 6 81 
* 
u — avd filling the ſouth ditch, be- 
ing 20 27 at 6d per y ard 1 
24 15 of 
F Fut virg 


£48. JF 


Entering COED FRANK Disiſion in 


* 
© 


On Neath bridge wants digging up, and breaking 
down large flones, and gravelling, being 46 yds, 
at 64 per Yd 

Wants ditto, being 56 yards, at 8d per Yd 
Wants ditto, being 462 yards, at 6d per Yd 
Covered gutter wanted 


ADOXTON PARISH. 334 
— —— 
W mts forming and gravelling, being 396 yards at 2d? 42 
Per yard — 3. 3 
Wants ditto, being 330 yards, at 4d per yard 5 10 © 
Wiats ditta, being 154 yards, at 2d per yard 1 6 8 
Wants ditto, being 200 yards, at 2d 1 1 13 4 
Wants gravelling, being 140 yards, at 6d per yard »\Þ20 0 
Wants ditto, being 352 yards of the road, at gd per Yd 1 470 
Wants ditta, being 73 yards, at zd per yard o 18 3 
555 Yards of the road from K to L want gravelling 6 
and breaking at 6d ger yard 3 
Wants gravelling, being 104 yards, at 3d per yard en YO 
N 44 5-2 
Entering DYFFRYN CLYDACH Diviſion in 
CADOXTON PARISH, | 
Wants gravelling, being 166 yards, at 3d h Id 8 
A guttet wants covering — o 18 
"Wants gravelling, being 88 yards, at 4d per Yd 5 
Winr digging up, and breaking down the large ſtones, ) | 
and gravelling, belag 335 yards, at 4d r Yd Ha 
A bridge of 2 arches 12 f. ſpan and 2 f. 6 inches high 80 
each, 8 f. 3 inches wide, wants enlarging 
Aa arch ol 2 f. 6 inches ſpan 1 f. high wanted © 
hk £2 4 1 
21 © 6 
Entering the FRANCHISE of 
Bu: NEATH. 


5 

. o 
- 
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£0 
- 4 
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Entering 
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Entering Lower LANTWIT Divifon, a —— 
. „ & 
Wane gravelling, being 25 yards, at gd per Yd 4 o 8 4 
Sutter wants covering — e 
Wants diggiog up and breaking the large ſtones and 6 
-  gravelling, being 200 yards, at 8d per Yd NN 9 
Wants ditto, being 187 yards, at 6d per 1d | FY 11 6 
Wants forming and gravelling, being 110 yards, at] | 10 0 
6d Tard ; | 2 ry 77 
Wants ditto, being 77 yards, at 6d per Yd „4 13-6 
| "7% a 7 
* An e 
Entering BRITTONFFERR Y Divii on 
Wants gravelling 80 yards, at 6d per Yd 2 © © 
Wants gravelling, being 80 yards, at 8d per Yd 2 23 6 
Wants forming and gravelling, being 330 yards, at 15 8 
8d per dll. . 
Wants ditte, being 264 yards; at 6d per Yd BA 
Wants digging up, and breaking the large ſtones, and 5 - 
gravellng, being 15 yards at 4d per 1 d 35 
ik | 22 19 84 
Enterlng BAL AN. 1 
0 Wants digging up and breaking the large ſtones and 1319.0 
grave ng 
Wants ditt, being 160 yards, at 4d per Yd ©: Wo 
Wants ditto, being 220 yards, at 4d per Yd | 3 13 4 
Wants ditto, being 220 yards, at 8d per Yd--lowering 3 
2 f. on the bank included : $702. 
Wants ditto, being 165 yards, at 6d per Yd 4 2 6 
Of the roa from H to ] 26 yards want digging up 
and 7 the large ſtones and gravelling, at 917 4 
; 8d per A — . | 
Wants as above, being r10 Yds, at 8d per Yd | 3 13. 4 
Of the road from L. to M$0o yards as above; at 8d per Yd| 2:13 4 
Wants digging up and breaking the large ſtones and I 110 tr 
2 being 260 yards, at 8d per Yd 1 
Wants ditto, being 310 yards; at qd per Yd 27%: 2$:5$ 8 
Wants forming and gravelling, being 240 yards, at # aa 
6d go Yd — 
Wants ditto, being 18 yards, at 8d per Yd © 12 © 
| | 6117 8 


PF 2 


(49: 3 


—— — 


Entering FRANCHISE of ABER AVON. | 
Wants forming and gravelling, being 18 yards, "1 
8d per Yd 
A gutter wanted h 
Wams ditto, being 726 yards, at Cd Yd 
Wants ditto, being 242 yards, at 6d Fer Yd 
A guiter wants to be covered, e th 22 fret 
Wauts forming aud grave! eng 415 yards, at 


gravelung 
td per Ya — 
Wants digging up and breaking tte large ſtones and 
gravelling, being 88 yards, at 8d per Yd 


Centre of ABERAVON BRIDGE and entering HA- | 
VOD Y PORTH Divifion in MARGAM PARISH, 
Wans grave ling and levelling at the end of I 
bridge, being 114 yards, at tod per Yd 

A covered gutter wante 

An arch wanted 21 feet long, 2 f. ſpan, and 1 f. 6 i. high 

\V ants gravelliug 28 yards, that is, 14 yards at each 
end of the laid arch, at 1s per Yd 

Wants digging up breaking the large flones and gra - 
velling, being 396 yards, at 5d per Yd 

Wants gravelllog 250 yards, that is, 125 yards at cach 
end of Frydwll Bridge, at 15 per Yd 

Wants digging up and breaking the large ſtones and 
gravelling, being 230 yards, at 8d 9 14 

Vs ditto, being 88 yards, at 5d per Yd 


| 


- _ 


* _ 


Entecing BROMBILL Diviſion in 
A ditch lately 


WH 


made by Vinten 2 f. 3 inches deep, and 

_—_—y f. from the centre of the road wantstu be 

evelted, being 264 yards, at zd rd | 

Alſo the road on ths fe of the dd wants 
velling, being 264 yards, at 3d per yatd 

An arch wanted 21 f. long 2 t. ſpan, and 1 f. 61. high 

Wants raibvg the ditches on each ſide of the road by 


it re pry vard 


\ 


the adjoining Farmer, being 300 yards both Kacs | | 


MARGAM PARISH. | 


gra- 1 
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Carried forward 
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| — —_—— — 
BROMBILL Dion continuttle | 3 
: iL „ 
Brought torward , —— 12 12 © 
An arch 4 feet in the {pan and 2 feet 5 inches high IS 8 
wants parapets  * L 
Wants grav: ling $5 yards on each fide of the arch, 76 
at od er Id — 4 | 
= 'S 


Eneriog MARGAM Diviſion, | 


Wants digging up and breaking the large ſtones and 
graveliing, bing 204 yards, at 6d per Yd . 

Gutter wants to be covereti with flags 

Wants digging vp and breab ing the large ſtones and 
gravelling, bemng 220 yards, at 4d per Yd i 

Wants ditto, my 170 yards, at gd per Yd 

Wants ſcouting the fide gutter, being 80 yards, at 3d 
per Id 

Wants digging up and breaking the large ſtones and 
gravelling, being 126 yards, at 4d per Yd c 

Wants drtto, being 220 yards; at 6d per Yd 

Wants ditto, being 252 yards, at 3d per Yd 

«ants gravelling and Icvelling, being 100 yards, at 
s bd per Yd . | 

An arch wanted 22 feet long 2 feet, ſpan, and 2 f. high 

Wants digging up and breaking large ftoves and gra- | 


2 
© @ +, 4 © 


+ 
0.0 0 6: , © 


velling, being 270 yards, at 18 Gd per Yd 5 
— A bridge wants parapet walls _— | 10 
ats digging up and breaking the Lrge ſtones and FR 
grav<lling, being 2490 yards, at 54 per Yd | | 
108 6 6 
\ Entering TRISSIENT Divifion in | 
MARGAM PARISH. 
Wants digging up and breaking the large ſtones and FA 


ame, - being 112 yards, at 5d. per yard, ; 
Wants ditto, belag 396 yards, at 15. per yard, — 19 16 & 
Coalbroouk Bridge wants coping the parapet walls 2 © © 
Wants graveloy, and 66 yards of the fence to be taken) 

- down and erected a-new, being 141 yards, at 15. ( 


7 1 © 
fer. ard, 

Wants digging up and breaking the large ſtones and "FR ER 
gravelling, being 676 yards, at fd. per yard 4 


CES $5 5-4 
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——— * 


e Entering PILE Diviſion. 


A bridge of two arches wanted — 
Wants digging up, and breaking the large ſtones _y 
1 grawe kling, being 538 yards, at 6d. fer yard 


A covered guiter wanted — — — 


Wals dittq being 1449 yards, at 8d. per yard 


A parched bridge wants lengthening 3 f. on Weſtern | 


nde, and parapet walls 
A covered gutter wants lengthening 3 f. on north fide 


Entering Higher Diviſion of 
TYTHEGSTON, 


Wants digging up the large lanes ee 
being 2400 yards, at 46. per yard — 


311 


Entering Lower Diviſion of TYTHEGSTON. | 


Wants digging up and breaking the large ſtones and 
gravelling, being 2090 yawdsz ar gd. per yard 
A bank wants lowering 1 f. 6 in. — — 


F 1 8. 
- 


* » 


- 


** 


Entering LALLESTON Lower Divifion; 


83 7 : 
Wants digging up and breaking the large flones and 0 
gravelling, being 200 yards, at 4d. fer yard 
An arch wants parapet walls 48 f. long on north fide, 
Aud 42 f. long on ſouth fide, and 2 f. high 5 

Wants digging up zud breaking the large f 

- gravelling, being 260 yards, at 8d. per yard 
Wants ditto, being 280 yards, at 4d. c yard | — 
Wants ditto, being 726 yards, at 14. fer yard — 
Wants ditto, being 382 yards, at 6d. ger Fd — 


ones and k 


7 7 


3 
= a M6. — 1 
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15 0 0 
13 9's 
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43 © © 
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84 16 0 
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Eatering 
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Entering MERTHYRMAWR Pariſh. 


Waats di Fig up and breaking the large ſtones and 
grave 0 ing, being 580 yards, at 6d. per yard 
Wants ditto, being 300 yards, at 8d. per yard 


Wants dato, being 160 yards, at 8d. per — — 


An arch wanted 26 f. long, 4 f. wide, and 3 f. high, 


« — — LIT 23 


Entering LOYTY Lower Divifion. 


Wants diggihg up and breaking the large ſtones and 
gravelling, being 270 yards, at gd. per vard.— 
Taking down the fence and levelling the derem, 

do centre of the bridge lineluded, 

Wants digging up and breaking the large ones and 
| gravelling, being 1392 yards, at 44. per yard 


Entering EWENNY PARISH. 


Wants digging up and breaking the large ſtones and 
gravelling, being 666 yards, at 9d. per yard 
Wants ditto, being 2540 yards, at 8d. per yard 
12 yards of a garden wall wants taking down, and the 
road widened, 
Corntowr wall wants 9 f. long of arch, 2 f. ſpan, and 
f. highs aud a covered gutter, 
A hedge wants to be taken down and erected a-new, 
being yards, at 4d per yard 
'A N quarry, worked too near the turnpike 
d, ams a icnce 
Wans Inge up and breaking the large ſtones and 
An Le 


velling, being 530 yards, at 9d. per yard 
eng, (halt the cxpenge on this divifior) 


wapts repairing the parapet wall on the north 


; 
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10 


23 
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Lalctiag COLWINSTON Parish. 


Arch warts repairing the parapet wall on the north } 
end, (halt the expence on this pariſh) _ 
Wins diggine vp and breaking the large ſtones and 
gras 1 np, briog, 315, vards, at gd fer yard 
W ants ditty, ing 1440 yards, at 6d yer yard 


Ente;ing PENLLINE Parith. 


Wants digging up and breaking the large ſones and 
g' avelling, | being 3 34 yards, at 6d per yard 


* 


Entering the Franchife of COW BRIDGE. 


Wants diggiug up and breaking the large frones and) 
gravelling, being 542 yards, at qd pc» yatd 5 
Mats ditio, being 627 yards, at gd fer yaid 


Entering LANBLETHIAN Pariſh. 


Wents digring up and breaking the large ſtones and 
grave! ling, being 2240 yards, at 10d. f. ” yard 

Ivo banks want lowering 5 feet on each bank, and) 
curied to the bottom, 


N ) 


Entering WELSIH St. DONAT's Pariſh. 


Warr: digging up and breaking the large ſtiones and? 
Slang, being 368 yards, at 8d per yard | 


Eutcring LANTRYTHID Pariſh. 


Requires d1o-1ng up and breaking 15:0 yard, at 8d) 
F< \ A — en EI _- Rt \ 


A 70 1d war 
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Entering LEECHCAS TLE Dion in LANCAR. 
VAN PARIS H. 


Wants dizzing up and breaking the large ſtones, 
and „ra lang. being 60 yards, at gd pe 
yard 

Wants digging up and breaking the large ſtones. 
and gravelling, being 230 yards, at od pe1 
yard — — 


— — 


| 


Entering BON VILSTON PARISH. 


| 


Wants digging up and breaking the large ſtones 
ang gravelling, being 352 yards, at gd per 
yard 

A covered gutter wan's lengthening 2 teet on 
ſouth end, and 2 feet on orth end 

Ansther diito wants lengthening 4 feet on ſouth 
ide — — 

Another ditto wants lengthening 3 feet on ſouth 
ſid e, and 1 foot on north fade 

A gutter wants covering with flags 24 feet long 

Wants digging up and breaking the large ſtones 
and gravelling, being 20 yards, at 6d per 

yard —— 


g 
ö 
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38 
8 12 6 
10 17 6 


Entering the PARISH of SAINT NICHOLAS. | 


One thouſand yards require breiking up and gra 
vellirg, at gd per yard 
An arch wants lengthening 5 feet on north fide, 


and a paraper wall 
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Entering 


1 


Fnterins SAINT GTORGE“s PARESIH and 
SALNT EY LEAN 


e 
J 


One tho ſand and lixty-Ax yaids want digging up 
and breaking, at 5d per yard 


; 


Entering the PARISHES of WENVOE and 
SAINT FOGAYN jointly. 


Entering MIC HAELSTON SUPER ELY and 
LALRA PARISHES, join. | 


Wants digging up and breaking the large ſtones 
and gravelling, being 660 yards, at 3d per 


yard 


—— — — — 


Wants dig ging up and breaking the large ſtones 
and g.aveclling, being 18; yards, at 4d per 
yard —— — 

One hundred and thirty fer vaids of hedges | 
want to be taken down and erected a-new, | 


at 44d per yard 


A covered guiter wants lengthening 3 teet on 
north ſide, and 4 feet on fouth fide 


Entering LAIRA, and ELY Diviſion jointly, 


Wants digging up and breaking the large ſtones 


j 


and gravelling, being 902 yards, at 4d per 
yard 


— —a—Ü— — — ͤ ä—ã—2—2 


| ©» 
33 10 
2 0 

| 

| 
30 16 $2 
10 3 
0 8 0 
33 11 11 
es @ Þ 
Entering 


Entering ELY Divilon in LANDAFF PARISH, | 


' 

Ely Bridge 10 ſcet wide ard reraired be Ely Di. f 
viton — | 

U 


An arch wants leng'henirg 1 foot 6 inches on T5 IJ 
ſouth hide | 
An arch wants lengthening 2 feet 6 inches on ( 1 


ſouth fide — | 
A covered gutter wants lengthening 2 feet 67 


inches on {th end, and alfo a parapet &-3H © 
wall 

Wants digging 1 and breaking the large ones | $7 &6.. © 
and gravell( eng rg yards, at is per yard 


An arch wants ica;thening 2 feet on north ſide, 
and alſo a par1nct wall on ditto 

An arch wants lengthening 3 teet 6 inches on 
ſouth fide, and varapet walls, one halt of the 
ſaid arch, on EIy D:viton 


WET YN EF NY WY — 
O 
— 
Q 
wo 


Entering CAN TON Divifion in LANDAFEF 
PARISH. 


The other half of the arch wants as above 2 

A gutter wants covering, length $0 feet * 

A gutter wants covering 24 feet long 6 

Wants digging up and e breaking the large — 96 0 
and gravelling, being 1720 yards, at is per yard 

An arch wants repairing the parapet walls, 4 8 
half of the expence on this Divihon 


38 18 9 
Entering the FRANCHISE of CARDIFF. 
The other half of the ſaid parapet walls S: 8 0 
Wants digging up and breaking the large ſtoncs 
and gravelling, being 60 yards, at 1s per 3 
yard 


Carried over — | 3 | 


1 4. 4. 
Brought forward — 1 
Wants digeing up and breaking the large EI 25 6 5 
and gravelling, being 144 yards 
W nts ditto, being 8 yards, at ed per yard os - SS 
An arch wants lengthe: ing 3 teet on north my 36.6 
and 1 foot on {outh ide 
An arch wants lengthening 4 fect on ſouth- —_ n 
and 2 feet on north ſide 
Wants digging up and breaking the large ſtones 
and gravelling, being 198 . at 6d per | 4 19 „ 
yard — 
42 15 6 
Kept in repair by the County of Glamorgan : my 
two bridges and arch C included 3 
129 yards weſt of White houſe Bridge to D. 100 
yards eatt of Cardiff Bridge want digging f 
up and breaking the large ſtones and gra- 59 12 ® 
velling, being 506 yards, at 2s per yard, rail 
ing 1 foot Ginches between the Bridges in- 
clu ded 
Repairs, alſo guild poſts with tide maiks . 6 o 9 
them — — — —ʒ 
An arch wants a parapet wall on ſouth fide 0 15 © 
n 
Enter.ag ROATH PARISH. 
Wants digging up and breaking the large ſtones M 
and -gravelling, being 225 yards, ai bd per 5 12 6 
yard — — 
Wauts ditto, being 144 yards, at Ed per yard 3 12 © 
Wants ditto, being 308 yards, at gd per yard 97 8 6 
An arch wants lengthening g tect on ſouth end, 
and 2 tcet on north end — 0 20 6 
An arch wants lcugtheuing 2 fcet on cach end, 
and Paripet Waits '> Dd... 


Carried over 71 23 6 @ 


lolo 


co 


W 00 


lel o 


„ „ 


Bev cht ae 1 — 

Mounts digging up and breaking the large ores 
and graveling, being 98 yards, at 4d per 
ad — 

An arch wanted 22 feet long, 2 feet pan, 1 foot 


6 inches high — — — 


end —n 
Wants digging up an! breaking the e large ſtones 
and ; dran Ins, being 902 yards, at gd per 
ya! 4 
Maſon's woik vs ted on the ——— walls leading 


A covered gutter wants lengthe; ng 3tect on J 


w Romny Bridge 


Entering ROMNY PARISH in MONMOUTH. 
SHIRE. 


Wants gravelling and raiſing 2 feet on the eaſtern 
end of Romny Bricge, being 110 yards, at 
is per yard 

Wants digeing up and breaking che large ſtones 
and graveiling, being 144 yards, at 4d ys 

ard 

Wants ditto, being 82 yards, at gd per yard 

A gutter wants to be covered with flags 21 feet long 

Wants digging up and breaking the large _ 
and gravelling, being 473 „nds, at 64 8 


yard 
Wants digging up avd breaking the large a per 


Re 7 


Wants ditto, being 550 yards, at 6d per yard 
and gravelling, being 6G yaids, at 44d per 
verd — - — 


Eutering SAINT MELON's PARISH, 


and gravelung, be'nvg 490 yards, at 4d per 
arg 


Wants digging up and breaking the large per 


Carried over — 


1 & 
0 
13 0 8 
2 18 0 
®. 40 
33 16 6 
Bn 0 o 
3 
5 10 0 

2 8 
1 
0 
11 16 6 
13 15 © 
1 0 -© 
9 
6 13 4 
1 l — 
13 4 


13 
p Po | 
3. 6% 
Brought forward — | 2 11 4 
Wants ditto, being 131 yards, at 7d per yard 4 9 1 
Wants ditto, being 2860 „nds. at Bg per yard | G5 So 
A guit- 1 w ants covering with flags 61 0 
A bauk wants to be 40 OL 0 2 iect 5 3 0 0 
A gutter wants covering with flags Oo 12 © 
A ditch made deep by water running along the 
ſame, wants to be 644 up, aud the — 
TY" | 4 10 © 
turned into the field at being 270 yards 
at 44 Pe! yard — 
Seven hundred and fifty-four yards of hedges) 
want to be taken don and eretted a-new, at ” 
44d per yard — | 
A gutter wants covering with flags — 6 1 © 
Another gutter wants ditto — © 12 © 
H 
130 10 7 


Entering MICHATFLSTON Y VEDW 


Wants digring up and breaking the large ſtones and 
graveliling, being 449 yards, at 10gd per yard, 
taking down the old fences and erecting the 
new being included —— 

Agitter wants covering with flags 

A bank wents lowering 4 feet 

A bank wauts lowering 4 feet 


) 


— 


Entering BASSALLEG Diviſion. 


Wants digging up and breakinz the large ſtones } 
and gravelling, being 159 yards, at 6d per ſ 
yard 


Wants ditto, being 1192 yards, at 5d per yard 


—_—— — — 


Carricd over 


I 


6H---4---0 
oO 12 0 
I. .S. SG 
20 © © 
. 
3 18 0 
24 16 8 
28 14 8 
F 


| 
WD FO OW 
# « . 4 
Bronght forward —— 28 14 8 
An ;rch wari'cd 22 feet long, 1 ft high and 1 015 © 
tot 6 inches iran — — 
A gutier waited — — 1 
Wants gun wing the laige ones 
a ave] g. OC Liz. 1 Q ) yards, at &d pct 43 SS. WY 
At } {1 le. Feng t loot on v2: h end, I >< 
W paart wallon ſouth end 5 
A cutter wanted 8 1 5 
Wants levelling between the ſeveral , cn 280 
ing 490 vards, at 153 6d ver yard ; * 
An ach 10 cet pai and 11 e et high, mould be 
taken oy id YE dge of 3 3 © —＋ 49 © @® 
1 Bon — 
An arch wamed 22 fret long 7 feet ſpan and 2 feet \ 
6 n.chcs high, nail the expence upon this | & &@ - V 
D:iviicu —ä — 
149 4 8 
ane, 


Entering ROGERSTONVN Diviconin BASSAL 10 
PARISH. 


Wants gravelling and levelling, being, 80 yards, 
at 18 2d per 11k! 110 4 


An arch wanted 2 fect long, 7 feet ſpan and 2 \ 


teet 6 inches high, hait the expence upon 
this Drvihon 
Wants digg "R p and breaking the large ſtones 


and grav<!l1usg, berag 480 yards, at 28 6d per 

yard, taking deen the preſent fence and 60 he 

erecting it a-new included 
A gutter wa: is covering with flags 


© 10 © 
Au arch wanted 22 feet long, 6 feet ſpan and 3 
3 0. © 
tcet high, halt the expeice on this Diviſion 
| 72 18 4 
Entering 


0 Entering SAINT WOOLLO'S Diviſion, — — 
"EE AE 
An arch wanted 22 feet long, 6 feet ſpan g feet ? 
Rau, half the expence on th s divilion ; 3 N 5 
War's / vrmaing and graveiiing, being 66 yords, at 
15 64 Pr yard — 5 3 
Two gutters want co ting with Hs, 'valuc gs / 
each — — — | \ 0 18 
A gutter wants Cavcering wit flags & 3 - A 


Wants digging ut and breaking the large 
ſtones and gravelling, being 2739 vards, "4 68 9 ® 


64 per yard — — 


77 28 © 
— — CA OO On 
Entering the FRANCHISE of NEWPORT, 
Requives gravelling the road and repairing * 1 2 6 
reet, 952 yarus, atis ver yard 
A gutter wants covering with flags 0 10 6 
48 2 6 


Fntering the PARISH of CHRIST CHURCH 


Wants digging up and breaking the large ſtones 


and graveiline, being 918 yards, at is 6d per j 68 17 „ | 

yard — 
An arch wanted 22 feet long, 2 tee! ſpan and 1 

toot high —— 3 
Wants digging up and breaking the large ſtones 1 

and gravelling, being 332 yards, at 15 6d 24 18 @ 

per yard SIRE | j 
Wants forming and gravelling, being 78 vards, * 6-48 6 

god per yard — 
Wants forming and gravelling, being 66 yards, at 

| 2 15 

1cd per yard — g 

Wants ditto, being 418 yards, at 1s per yard 20 18 © 
Carried over — | 224 10 6 


1 


Brought forward 
Wants forming and gravelling, being 88 yards, 
at 1s per yard 
A bank wants levelling 2 feet 
Wants forming and gravelling, being, 1700 yards, 
at 10d per yard 
A gutter covered wants lengthening 4 feet at each 
end 
A gutter covered wants lengthening 3 teet on 
fouth end and 2 feet on north end 
Wants forming and gravelling, being 890 yar''s at 
2s per yard 
Wants ditto, being 270 yards, at is per yard 


Entering LANGSTONE PARISH, 


Wants forming 38 being 1900 yards, 


at 1s per yard 
An arch 3 feet ſpan and 1 foot 6 inches high 
wants lengthening 4 teet on ſouth end and 3 
feet on the north end 
A bridge 13 feet wide, 10 feet ſpan,and 8 feet 
high, parapet wants lengthening 


Entering KEMASE PARISH, 


Wants forming and gravelling, being 1034 yards, 
at is per yard 
A bridge ef g arches wanted, centre arch 4 feet 
ſpan and 2 feet 6 inches high, the two halt 
teet ſpan and 2 feet high each, half the ex- 
pence on this pariſh 


———u X@aﬆ _——— 


— — 


| 


; 


6 
124 10 6 
1 

4 © - 
70 16 8 
SS 

© Z& ©: 
89 WG-0 
13 10 © 
— 
308 18 2 
95 © © 
= 0: WV 

3 =: 
tgS "3 © 
51 14 © 
& © © 

| 55 14 ® 
— — — — 


Entering 


* 


Entering PENHOW PAKISH. 


A bridge of 3 arches wanted, centre arch 4 feet 
ſpan and 2 feet & inches h gh, the othcr two 
2 {ict ſpan and 2 feet high cach, ali of the 
expence on this Pariſh 

Wants forming and gravelling, being 123 yards, 
at 15> 44 pe! yard CEP AD 

Wants ditto, be:1ng 80 yards, a: 6d per yard 

Wants ditto, being 1700 yards, at 6d per yard 

A bridge of 3a ches wanted centre arch 4 ret) 
ſpan and z feei high-artthe ther two arches 
2 feet ſpan and i toot 6inches high 

Wants forming, being 814 yards, at ad per yard 

An arch wanted 22 feet long, 3 feet (pan ana 1 ö 
f. 6 inches high, and allo par apet walls 


* 


Entering LANVACHES PARISH, 


Wants forming and gravelling, being 50 yards, 
at is per yaid 
An arch wants leagthening 4 feet on fouth fide, 
a d parapet walls —&— 
Wants digging up and breaking the large ſtones 
and gravell.vg, being 539 vards, at 18 pe! 
yard, taking dawn aud cretting a tence 130 
yards long included 
Wants digging up and breaking the large tones 
and sravelling, being 46 yards, at 6d per 
yard 
Wants dio, and allo taking down and ereftin ; 
the fences, being 1490 yards, at as 6d per 
yard 
A guiter wants covering with flags 
A gutter wants ditto 


Wants forming, being 640 yards, at ad per yard 


— — — — 


Carried over — 


d. 

oO o 

8 6 8 
0 

0 

0 

6 15 8 
0 
1 
10 0 
2 

0 
330 
5 8 
8 o 
9 o 
6 8 


C99: ) 


Brought forward 

An arch wants lengthening 2 cet 6 inches at each 
end, being 2 f. ſpan aud 1 t. high, and alſo 
paiapet walls 

An arch wanted 22 feet long, 4 feet ſpan, and 1 
foot high — — 

Au arch wanted 22 feet long, 4 feet ſpan, and 1 
foot high 

Wants forming, widening and gravelling, being 
210 yards, at is 6d per yard — 

Wants forming, being, 172 yards, at 2d per yard 

Wants forming and gravelling, being 220 yards, 
at is per yard | 

An arch g ſpan and 4 feet high, wants repairing 
and Icngthening the parapet walls 

An arch 10 feet ſpan, 2 feet high, wants repairing 
and lengthening the parapet walls, half the 
expence on this Pariſh — — 


— —— 


— 


Entering CAERWENT Diviſioo. 


An arch 10 feet ſpan, 2 feet high, wants repairing 
and lengthening the parapet walls, half the 
expence on this Divihon 

Wants forming and gravelling, being 44 yards 
at 1s per yard 

Wants digging up and breaking the large ſtones 
and gravelling, being goo yards, at 6d per 


yard — 
A covered gutter wants lengthening g feet on each 
end 


A gutter wants covering with flags — 


; 


RF 
& G 
4 © 


BY. 


Entering CREEK Diviſion in 
CAERWENT PARISH. 


" Jas 
Wants digging up and breaking the large ſtones 
aud gravelling, being 1450 need, at 6d per a9 -:&. 6 
yard 
An aich wants lengthening 2 feet on et n anch end us Mi 
and ; feet on north end, and parapet walls 
Another arch wants ditto, i toot on the fouth end 
and 3 f. on north end, and a parapet on the 0 15 © 
north fide — 
An arch wants lengthening 2 feet on ſouth end 1 
and 4 feet on north end and parapet walls | 
An arch wants lengthening feet on NE RO end 1 
and 3 feet on north end | 
Wants forming and gravelling, 8 210 yards 
at 6d per yard Bib Fe 
An arch wants lengthening 6 feet on the eaſtern 
end and 1 foot 6 inches on the weſtern end 110 6 
and parapet walls 
Wants 1 deing 36 yards, at 6d per 0.330 
yar 
A brook that overflows the turnpike from T to M 
ought to be turned to the ditch Uat T =Y 
An arch wants parapet walls C 15 © 
A gutter wants covering with flags o 8 o 
Wants forming and gravelling, W 200 yards, 5 16 8 
at 7d per yard 
A gutter wants covering with hs -- o 6 0 
54 19 $ 
Entering PORTSKEWET PARISH, - | 
A gutter wants covering with flags where Chepſtow 
road joins this road, 21 feet Tong, and to be 5 
carried on actoſs the turnpike to Caldicott road, 5 
being in all 47 — 
Wants digging vp and breaking the large ſtone a 
and eravelling, being 28 yards, at 4d. per —_ 0.73. 9 
A gutter Wants covering V ith Hags — = i Yu. 
A ditto — 0 12 © 
Wants forming and grveliing being 163 yards, at] 3 711 
5d per yard 7 ; 
Wants . being 116 yards, at sd per yard — "3p iy 
Wants ditto, bring 320 yards, at 6d. per yard — 8 0 0 
A gutter wants covering "with tlags —— 0 15 
44 33 7 


CRELK 


Entericy 


Ld ' 
LC EK IVEY 3SLOFN, 
I: tlie Pa; ith O1 i XI. * * LN f. 
A covered gutter, ; f. on north end. wants lenothenino 3 
An arch too ftnall for the nt want: arch on one 
hde of 2 f. 6 in. & 11 6 ia. h. g  eacF, and pa- 5 100 
Taner ves Us — 
Wat digging vp and break ing the large ſtones and e TA" Oo 
WELD LALLY y Jing 15 1. valds, al * + © * bi iid 3 A 
27 $ 
4 | * * 
Entering MATHORNE Pariſh. 
Wants dinring vu; ard breaking the. large ſtones and 3 
gravelling, being 1200 yards, at 4d. fc yard | ; 
A gutter wants covering with tag, — — 8 0 
RK guter Wal ted — — 8 1 0 
Wants digging up _ breaking the ay Hanes and? BETTY 
gravelling, being 20 yards, at 5d. v.ard ) $9 
An arch wanted ot 2 'f.6 inches 1pan, a 4 1 t hich $25 0 
Wants Fee up, and breaking the large fonte, an 1 
griveliing, being tro yards, at 6d f:r \ . „ 
Wants widering, tas.ng down, and erect; ig a- 3 
fc « " 50 1 9 I © S 
ene, being 196 yards, at 15. en Yard 
Wants digging up and breaking the * ge ſtones a! 
gravclling, being 196 1 vards. at 44d fer vard 2 
A bridge wants rep img, and lengthening che parapet | 
0” 1 2 * ww» > 4 0 0 
walls 4 
Wants vigging up and breaxing the large ſlones aud 0 106 6 
graveiling, being 1454 yards, at gd py d ) - 
/ » 
A gutter wants cuvering with flags = 30 8 © 
95. 5. 8 
Entering the FRANCHISE of 
CHEPSTOVW. 
Wants forming. and gravelling, being 920 yards, at II. 9 
bd er Yd J 23 8 
A gutter wants covering with flags — 8 80 
A geit Wants ditto — "wm 
A cutter wants ditto ; — 0 12 0. 
„Wauts digging up and breaking the large ſtones and) bs A 
gravellivg, being 312 yard:, at 9d per Yd j 4 
WW. 0D 


( 62 ) 


4 — Ao. ee ee. 


Euter ng PISHTON Drvifion in 
11 DDENHAM P.\RISH. 


A gutter 30 feet long wants covering 


A gutter 24 feet long wants covering 1 
A gutter 22 frei long wants covering — 
A gutter 1 feet long wants covering IR 


Waats forming and grave!l ng; and a:to levelling 1 f. 
6 inches on bank, being 200 yards, at 10 d per Yd 

Wants digging up and break the large ftones and 
gravelling, bei g 35 verde, at 4d. fer vard, 

A pit within 9 fect ot the centre of the road wants filling 

Wants digging vj, ard breaking the large ttones, and 
grave}! ng, being 1180 yards, a' 8d. per yard; 
and allo taking down and ereQing new ences 
where the road 15 Wo narrow, included 

A gutter wants covering — — 


Entering CHURCHEND Diviſion in 
TYDDENHAM PARISH. 


Wants digging up and breaking the large ſtones and 
gravelling, being EE at d. per yard, and 
taking down and erecting a W of the lame 
length, included 


Wants digging up, and breaking the * ge ſtones, 99 


grave ling, being 286 yards, at gd. er yard 
Wants forming aud gravelling, being 120 yards at 3d 
per yard — 

A water courſe wants a double arch of t f. ſpan each 
Wants digging and breaking the large flones, and 
gravelling, being 120 yards, at 74. gr yard 

An arch wanted of 2 fect ſpan and 1 foot high 
A gutter wants covering of flags 
A gutter wants an arch 1 f. 6 inches ſpan, 1 f. 6 in. 
high, 24 long 
An arch wants lengthening 2 feet on ſouth end, and 
1 f. on north end, half the expenſe on this Diviſion 


— 


; 


£ * . 
8 
1 © ® 
3.2: 0 
o 18 2» 
2 6 | 
8 18 4 
oO 10 0 
39 6 2 
o 6 © 
53 22 $ 
6 7 .6 
10 14 6 
1 10. © 
0 16 @ 
3 10 © 
110 6 
©: 9 © 
0: 
SS 3 AY 
25 19 6 


Entering 


C--093 1 


Entering X HI.: Do Divigion in 
TYDDENHAM PARISH, 


An 2 h requires lengthening 2 f. on north end, and 


te fouth end, half the expenle on this 
Diy :'*.»n — 

Woents dige if 15 and breaking the large ones and 
g. welling. 'g 1158. vards, at is 3d er yard 

An 3 2 tpan t. 6 tnches high, wints length 
er:ng gt. on truth end, avd 2 t on the north end, 
hall the expenle on this Diviſiun c 


\ 


Entering STROAT Diviſion in 
TYDDEN HAM FP ARI H. 


lerg hening 8 f. on fouth end, and 2 f. on north 
end, halt the expente on this Diviſion 

A covered guter want leagthenit.g 2 t. on the north end 

Wants g ug uv nw reakng the large ſtones and 
cravelling, bing 5-2 yards, at 6d per Yd 

A bank wants levell:1g 4 ft 

Wants makir new, ting having been done on 
this piece, being 64% vnde, at 10d per 1d 

A covered gutter wants lengthening 2 feet on each end 

Wants forming and graveiling, being 74 yards, at 
4d per yard — : 


An arch 2 f. ſpan and 1 foot 6 inches high noni 


Entering WOOL ASTON PARISH 
Upper Divihon, 


Wants digging up, and breaking the large ſtones, and 
gravelling, being 154 yards, at gd pcr Yd 
Wants ditta, being 584 yards, at gd per Yd 


A bank wants levelling 2 feet _— 
Wants forming and gravelling, being 260 yards, at 
5d per Yd | 


An arch wanted 21 feet long, 4 ſect ſpan, and 2 feet 
high, half the expenſe on this Diviſion 
Wants gravelling, being 40 yards, at 12d per Yd 


. 
o 2 ©® 
73 15 * 
o 6 3 
2... 
o 6 o 
oO 2 0 
21 16 @& 
5 10 © 00 
27 © © 
o 19 o 
3 & 8 
6 3 8 
5 15 6 
21 13 o 
1 0 
434 
2 10 0 
2 0 0 
37 11 10 
Entering 


(04 -) 


E atciing WOOLASTON Lower D:» lion. 


An 2»rch recui.-d, 4 feet ſpan, 2 feet high, hait the ex-? 


pe! fe this D-rifien . 
Waits tavelhug, „ung 40 yards, at 12d e 1d 
Want dies ge and breaking the large ones and! 
navel , „ing 245 yards, at 6d. pry yard 1 
An ch u da 24 wet longs 4 feet b inches ſpan, 1 
ande 1cit ieh 6 
Grave hn andlevelhng at the ends of the faid arch 
Wants 4 ub. and breaking the large toner, and) 
ien 5 eins 470 vard At JOG, Fro \ ard | 
A gotter wants 2 arches of 1 %% Ipan aud 1 toot hig 
' 
Sac — 
A gutter wants covering ——— 


An arch wanis lengraemng 3 feet on north end 
A gutter WA, ed —— 
An arch wanis mending the parapet walls, half the 

EXPCEULc Vi this Divition 


Entering ALVINGTON PARISH. 


An arch wants mending the parapet walls, halt the ex- 
pe ile on this Divition — — 


3 feet 8 inches in the 1pan, 3 teet eight inches 
high: aud alto parapet walls 
Wants digging up, and breaking the large ſtones, and 


An arch wants len;ihening z feet on louth end, being | 


grave Lig, deng 74 yards al 13 7 Yd 

Two n ters want covering with flags, at 12s cach 

Was wggng wp breaking the large Fones and gra 
ve g being IJ vardo at qd * (a 

A bridge of 2 aich's wanted 6 f. tpan and 2 f. 6 inch. 
h:gh, and gravelling at each end, value ol. halt 
the expeute ou this Diviſion 


. 4 


Entering AYLBERTON Divition, 
in. LIDNEY PARISH. 


Wants two arches, &c, value 4c I, half rhe expenſe on 
this diviſion, i 

A corre warts coxering with flags — 

A atter wanted of 2 t, 6 in. 1pa::, 2 f. hich, 24 f. long, 


E * 
$ 40 
2 Oo 


3 
1 0 
19 46 38 


— 
6 
0.000 


2.10 0 
12 0 @ 


— 4 
2 
— 

1 0 
© © © 


20 - ©: © 
0 9 ® 
1 2 
2119 6 


1 


. — — — 


| Erfering LIDNEY Diviſion. 
4: 825 
Wants digging up and breaking the large ſtones and 6 
gravelling, being 2160 yards, at 6d. fey yard =» 
Wants ditto, being 350 yards, at gd per yard 13 2 6 
A new gutter for the river wanted, with a dridge, at 6 
and the road formed each way, total b 3 
— — 
$27 1 © 
Entering ALASTON Diviſion, 
in LIDNEY PARISH. 
A water courſe on north fide of the road wants to be 
arched over, being 40 vards log, of 2 feet * ö 3 
and 2 feet high, — 
Wants digging up and breaking the hs 95058 and 
gravelling, being 550 yards, at yd per Yd BN. IS 
An arch wants a parapet wall on the north end, 1 
Two banks want lowering 2 feet on each, and carried 
| down to level at the ends of the arch deins 915 © 
260 yards, at gd per yard 
| Wants digging vp and breaking the large ſtones and 
gravelling, being 240 yards, at 9d per yard Rees 
| Wants ditto, being 440 yards, at 6d per yard — 1 0 0 
Three banks want lowering and levelling 20 0 0 
Wants digging up and breaking the large Bene þ and g 
gravelling, being 642 yards, at 8d per yard wy _ 
An arch waned 21 f. long, 4 f. ſpan, and 2 f. 6 inch. 
high. Halt the expeace on this divikon 8 
| ro2 19 6 
Entering BURTON Diviſion, | 
in LIDNEY PARISH. 
An arch wanted 21 f. long 4 ſpan, and 2 f. 6 inc. high. En 
Halt rhe expence on this diviſion, = 
Wants digging up and breaking the large fones and 
gravelling; and alſo levelling between the arches, 816 © 
176 vards, at 15 fe yard | 
An arch wanted, 21. long, 4 ſpan, aud 2 f. 6 in. high 830 0 
Wants digging up and breaking the large ſtones and 1 
gravelling, being 2 yards, at 2d per yard $2 13 


Carried forvgrd = | -f | 
1 


( 66 ) 


BURTON Diviſion, in 
LIDNEY PARISH Continued, — 
. 
Brought forward — 67 15 6G 
Four gutters want to be covered over with flags, at 15 Wy 
per gutter, — i a i: 
An arch wanted 21 f. long, 2 feet ſpan. 1 f. 6 in. high. "WE 
An arch wanted } f. ſpan, 3 f. high, 21 f. long, and 4 
parapet walls. Half the expente on this diviſion, 3 
73 0 
Entering DUTCHY Diviſion, 
| in AWRE PARISH, . 
An arch wanted, 3 f ſpan, 2 f. high, 21 f. long, and A 
parapet walls, (half the c penſe on this diviſion) 3 
Two gutters wants a covering of flags, at 125 each, 7 
Wauts digging up and breaking the large ftones and © 6-0 
gravelliny, being 640 yaids, at 8d per yard, 
25 10 8 
Entering ETLO Diviſion, | 
in AWRE PARISH. [ 
A gutter wants covering with flags — © 12 @ | 
A gutter wanted, 21 f. long, 1 f. 6 in. ſpan, rf. 6 in. hight n 4 © 
An arch wants covering, —— 3.4.0 
\ Wants digging up and breaking down the large ſtones _ 
and gravelling, being 640 yards, at 4d fer yard "3.4 
Wants forming and gravelling, and widening, being 
470 yards, at 15 _—Y yard — 3338 
Two arches wanted, (half the expenſe on this divifion) 30 ©) 
78 18 4 
Entering BLAKENEY Diviſion, 
in AWRE PARISH, 
Two arches wanted, (half the expenſe on this divifion) 320 © © 
An arch wanted, and raifing the road from 
included, 3 : 59 © @ 
Gutters want covering, at 155 fey gutter — $ 8 @ 


Carried forward — moms WR 


(99.1 


BLAKENEY Divifion, in 
AWRE PARISH Continued, 


Brought forward 
Wants digging up and breaking down the large oY 


and gravelling, and widening, being 1870 yards, 
at 10d per yard — 
A gutter wan's covering, — — 
Two gutters want ditto 
A gutter wants ditto, (half the expenſe on this diviſion) 


* 


Entering BRIDSLOE Diviſion, 
in AWRE PARISH. 


A gutter wants covering, (half the expenſe on this 
diviſion,) 

Wants digging up and breaking down the large ſtones 
and gravelling, being 1672 yards, at 1» per yard 
An arch wanted, 24t. long, 2 f. 6 
2 feet high; 


—— — — — 


6 inches ſpan, — 


* 


Entering NEWNHAM Pariſh. 


Wants covering over ſeven gutters, at 188 per gutter 

Wants digging up, and breaking the large ftones, and 
gravelling, being 2440 yards, at 25 6d per yard 

An arch wanted near the pretent arch, of 1 f. b. inch. 
ſpan, 1 f. 6 inches high, and 22 feet long, 

A gutters want covering with flags 32 f. long, — 

Two gutter wants covering with flags, at 125 each, 

Wants digging up and breaking the large ſtones and 
gravelling, being 1034 * at 25 fer valid 5 


— 


4 5 d. 
a2 5 0 
77 18 4 
3 
1 10 © 
o 9 0 

162 17 & 
S..9 :. 
$3 12 © 
3 -Z-. © 
87 4 0 
Ss SY 

305 0 © 
0 18 9 
0 12 0 
1 

bas. 

417 8 @ 
Entering 


68 


( ) 


ä — 


Eptering ELTON Diviſion, 
in the PARISH of WESTBURY. 


Wants digging up and breaking the large ſtones and 
grave!ling, being 1525 yards, at 25 per yard 

T wo gutters want coveriag, at 185 each 

Wants Figging up and breaking the large ſtones and 
gravelling, being 950 yards, at zs fer yard 

An arch wanted of 2 f. 6 inches ipan, 2 f. 6 inc. high, 
and 22 f. long, (half the expenſe on this divifion, 
parapet walls included) 


Entering WESTBURY Diviſion. 


An arch wanted of 2 fert 6 inches ſpan, 2 f. 6 in. high 
and 22 f. long, and parapet walls, (half the expentc 


on this divihon) 
Wants digging up and breaking the large dene and 
| gravelling, being 1340 yards, at 3s per yard 


Eutering STAINTWAY Diviſion, 
in WESTBURY PARISH. 


Wants digging vp nnd breaking the large ſlones and 
gravelling; and alſo taking down and erecting 
new fences, 1250 yards, at 28. per yard 

& gutter wants covering over, 

Wants digging up and breaking the large a 

Staxelling, * 680 yards, at gd ger yard 


Entering CHAXHILL Divifieo, 
in WESTBURY PARISH. 


Wants digging up and breaking the large ſtenes and 
; nn being 2855 yards, at 9d por yard 
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152 10 
116 © 
142 10 0 
FS 8 
299 19 © 
3 3 0 
20t 0 0 
0 2 8 
| 
vis 0-6 
o 18 © 
25 10 © 
en 8 0 
11 
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46 


Entering LAY's Dieiſion, 
in WESTBURY PARISH. — 


An arch wants parapet rails 8 


Wants digging up, and breaking the Joe large Bikes: as and 6 
gravelling, being $36 yards, at 15 6d per yard "dP 
— ——— 
64 4 © 
| 
Entering MINSTERWORTH PARISH. | 
Wants digging up, and breaking the large ſtones, and 5 : 
182 14 ® 
gravell:\ng, being 3654 yards, at 15 per * 
A gutter wants covering o 18 0 
Ditto — Bs 
Ditto _ — x 10 6 
Wants digging vp, and breaking the large Genes, and 
gravelling, and 3 * 1368 yards 136 16 © 
at 25 per yard — 
| 323 2 6 
Entering OVER Diviſion, 
in CHURCHAM PARISH. | 
Vants digging up, and breaking the large ſtones, 
widening and n being n yards, at 399 © 0 
25 6d per yard 
= bridge waats lengthening the parapet walls oO 15 0 
e 
390 15 © 


Entering BARTON Diviſion, 
in St. MARY's PARISH. 


Wants repairing the pavement 520 yards, at 35 per yard] 73 @ © 


Wants guard wall, or rails and poſts, being 370 yards, 6 | 

at 25 Od per yard, on the fouth tide of the road, 8 

Wants ditto on "north fide of the road, being 250} - 1 
yards, at 25 6d per yard — KEY * 

155 10 © 


Entering 


— _ — — Wy WI” 


Entering the FRANCHISE of 
GLOCESTER CITY, 


Wants repairing the pavement 460 yards, at 35 per yard 


Wants a guard wall, or rails and poſts, on both fides 
of the road, being 149 yards, at 25 6d per yard 
Weſt gate, catering the Gloceiter City — 
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Page 1—Line 11—in South Wales, read of South Wales. 


— — 5 from bottom more unequal, read more 
or leſs unequal. 


— | —— planting, read plaſhing. 
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